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STAFF MEETING MINUTES - ik Hiarch 1959 



chiefs remind pere^M^ U afeSlrabill ^^^p^l'^ 311 eection 
security, particularly in. J If continued 

ffiid classified waste/ He notated out +£*??“ ' unsecured papers 

tions have increased. that in ***> P 3 ®* ®o°th, vicla- 


2. 


i^^LgOP SECRET CLASSIFICATION - QOl 
ion Gh'f Ywu-f a~cJ\ * 


aU section chiefs' revlewt 
cation of documents. It was pointed out byT 

ir 'f vi TiTiTV i 1 _ 4 4 . 1 


^Sjurke requested that 
on the classifi- 
J that there is 

>m rru. n_ j 


« X 4 2Kt : 

a currently aela material, 

**»*«? 3 KS SS £££ ^ e8Ctl0a " 4 

A’^I ON - Security Section 

should - It was determined that a meeting 
? eld ^ answer all questions on the paper written b-v S 
ssell concerning contract approvals sad amendments (UPD?1469-59 ; 

ACTION: 


Tiffi "'FAST MOVE" STAGING CONTPPT’ tm m-ii j. t_ 
cr^th^V^t^w staging aperatiSS, 8 ? Sst* 1 

£: X S2 £Tb 4 ”■*« g * « « abg? 

ACTION : Operations 

5 » COLONEL BURKE'S VISIT TO TlRT n _ . -, 

n+ Tte>+ n TZTTTTiZ, — 2r~ -» coi. BurJse plans to arrive 
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^Arrival date has been changed, to 29 April. 
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NRO review(s) completed. 
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AP PROVED: 


WILLIAM BURKE 
Colonel, USAF 
Acting Chief, DFD-DD/P 

distribution : 

1- DD/P" 

2 - A-DD/P-P 

3 - a/c -DFD-DD/P 

4 - Mr. Reber 

5 - Admin DFD-DD/P 

6 - Cover DPD-DD/P 

7 - R & D DHD-BD/P 

8 - Security DPD-DD/P 

9 ~ Personnel DFD-DD/P 
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10 - Contracts DPD-DD/P 

11 - Materiel DPD-DD/P 

12 - Comma DPD-DD/P 

13 - Ops DPD-DD/P 

14 - PDO DPD-DD/P 

15 - Finance DPD-DD/P 

16 - Col. Geary 

17 - Air Div DPD-DD/P 

18 - Admin Chrono DPD-EtD/P 


6. TEST STATUS BOARD - Hhe 


are expected to be 


completed 1 May; auto pilot tests, ± May; and dual oxygen te sts, 
1 June. Approvals of equipment is holding up the checks on I I 


and Operations has been asked to check into this matter. 


for the 


It is expected that a specific aircraft will be designated 
in two weeks. Gear is now under purchase. 


7» THE COMMAND POST EXERCISE - Operations recalled that the 
command post exercise run in connection with the last CORONA activity 
was successful. It covered weather, flight lines and communications. 
As a result of this exercise, it was decided that the installation 
of a teletype machine at VAFB was not necessary since all ccmrauni- 
cation was within the one -hour limit specified by Mr. Bissell as 
acceptable. 

8o STAGE OF DEVELOPMENT - CORONA PROJECT - Trouble is Btill 
being experienced in the shake tests of the camera. However, due 
to the fact that the prime contractor has need for the equipment, 
it has been decided to ship the camera to Palo Alto before completion 
of the tests. All concerned believe that the shake tests can be 
conducted at Palo Alto. An evaluation will be made to determine 
if the equipment is ready for the first flight. 

Ihe next CORONA meeting is scheduled for 23 April. 


Approved For Release 2f(§P9§||](ik-|3DP63-00313A0006001 30009-3 




